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DPD=11 76-99 — 


25X1A 


P.O. Bos 6155, 8.W. Station 


Washington, BD. C. 
LT February 1959 
: A@vieory Report on Review of 
Proposed Exhibit Unit Prices 
The Company, Inc. 


i. A review was unde of the cost elements of untt prices of 
significant ($1.00 or over) purchased and fabricated parts | appearing 
the twenty-two (22) exhibits tranmitted by the Contrectine Spticer foc 


* 


2. We vere informed by the contractor that the fox 
all of these exhibits heve already been fined by the Coutrackine Officer's 


3. Ow review of the unit ces of the significant part: 
comprised the following: = : 

a. Total unit prices ware treced to contractor's detailed 
worksheets indicating the break&owm by cost elasent. 

&. Comt factors for each elesent in the pricing formula 
the period uring which deliveries ware requested. 
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c. Material costs ani lsbor hours were verified to actual 
cost information appearing in the contractor's parts cost carts as of 
tine delivery wae requested. ce 


@. ALL ealeulations were verified. 
4, alysis of the wit prices of the items re- 


A detailed 
viewea is available in the working paper files of the Liaison Office. 


price show: on Production List Mo. the 
price of $725.08 has alreaty been fixed approval of the Contract- 
elsin 


STATINTL 
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